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O OUTERBRIDGE CONNECTOR 


Improvement of the highway facilities in the main traffic cor- 
ridor from the Outerbridge Crossing to the west in order to 


meet future demands was foreseen many years ago. 


At he-end of 1954, the New Jersey State Highway Department 
began the work required to document the desirability of adding 
"Route 202 from the New York State Line to the Outerbridge 
Crossing via Bedminster" to the then developing Interstate 
eyaten: On March 24,, 1955, a formal request was filed with 

3 the U.S. Bureau of Public Roads for inclusion of this route 
from State border to State border, in the new system. The 
probability of a new Narrows Bridge was then known and it was 
realized that it would generate a heavy traffic volume on the 


New Jersey side of the Outerbridge Crossing. 


The Bureau of Public Roads announced the inclusion of addi- 
tional routes in the Interstate System in September, 1955, 
but approved the "new Route 202" (now known as Interstate 


287) only as far east as the New Jersey Turnpike. 


Nevertheless, the State again on September 5, 1956, requested 
inclusion of the five-mile section from Metuchen to the Outer- 
bridge in the Interstate System on the basis of the great 
need which would arise with completion of the Narrows Bridge. 
This request also failed to win recognition at the Federal Nd 


B’ 
level. 4S 


WIDOT RESEARCH LIBRARY “4 


fe 
a al aeirys 
b > 
+ gn M1 raurw. Fy 
‘ 
ap TBs NemeaiG 7 
why WHH 
be a% * 
‘ Looe © 
«a! Lv 
i nyt - 
‘ 
S st 
¢ 
- 
) 
- 
* 'y 
). 


i Me at 
a a5 _ Ae 


xaidy tet ate twa rote 


hid=Gar v2 ‘aes 
aw, rues espe 4 


a 


i bik Vy 
aie 2 Io Pee eee 
¢ Liteon 1a arg 


j 

} a2 
Po. 
w 

f 
we trey 
ow \ ny Ga 
4 at ve Ouy lal 


SLO) Only pre 
wy pry 
sale, 


: is 7 
my on ni 
oe n 


This record amply demonstrates the Highway Department's fore- 
Sight and vreat concern for the future traffic needs of the 


Perth Amboy-Woodbridge Township area. 


Failure to win Interstate System status for the Middlesex 
Vast-West Freeway in this area meant that the State must face 
up to the prospect of paying 50 yer cent of the cost instead 
of only 10 per cent. In view of the limited 50-50 and 1004 
State funds available then (which still exists), this section 
could not be beeen priority on the basis of the noee 
economically feasible scheme consonant with good engineering, 
and then only at the expense of badly needed projects in 


other areas. 


The original alignment presented by the Highway Department 
several years ago was developed in the light of these facts. 
It aroused local objection through misplaced fears of "dis- 
memberment" of the residential community of Hopelawn and dis- 
appointment that an arterial highway could not be completely 
relegated to the role of a local street serving the decaying 


central business district of Perth Amboy. 


Use of the Lehigh Valley Railroad right-of-way was advocated 

by local interests, even though this alignment Vana produce 
substantially higher cost and would not serve the anticipated 
traffic needs any better. Other factors being equal, engineering 


and economic considerations must rule in any determinations by 
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the Bureau of Public Roads as to Federal participation in highway 
costs. For this reason, it was and is fruitless to seriously 


consider the Lehigh Valley line as a Federal Aid project. It 


is far beyond the reach of presently available funds without Federal 


Aid, and time does not permit of any delay prompted by hopes for 


a change in the fiscal picture. 


The Narrows Bridge is due to start carrying traffic in January 1965. 


A large percentage of these travelers will undoubtedly utilize the 


Outerbridge to cross between Staten Island and New Jersey. The State 


of New York has proceeded with a definite scheme to provide an express 
route on its side of the Outerbridge, but the situation in New Jersey 
depends upon immediate action on the Middlesex East-West Freeway 


between Outerbridge and the New Jersey Turnpike. 
If started now, it would take until June of 1965 to complete. 


At present, the New Jersey approach to the bridge is State Route 0 
(Pfeiffer Boulevard), This four-lane, land service highway presently 
carries 9,600 vehicles on an average day. The steadily increasing 
traffic volumes due to the urbanization of Middlesex County in recent 
years have already caused complaints that it is difficult and sometimes 


hazardous to cross the highway in the Perth Amboy area. 


When the Narrows Bridge opens, it is expected to carry 0,000 vehicles 
on an average day and 64,000 vehicles on a peak day the first year. 
This load will increase to 55,000 vehicles on an average day and 83,000 


vehicles on a peak day by the fifth year, or 1975. 
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Traffic on the Outerbridge, which now amounts to 6,500 vehicles 
on an average day and 10,960 on a peak day, will immediately 
increase to 31,000 vehicles on an average day and 50,00 vehicles 
on a peak day. This is more than a oo per cent increase -- a 


change of tremendous impact upon the Perth Amboy-Woodbridge Township 


area, 


By 1975 the traffic volume on the Outerbridge will amount to 


40,000 vehicles on an average day and 64,000 on a peak day. 


If the Middlesex East-West Freeway is not extended from the 

New Jersey Turnpike to the Outerbridge, the traffic on Route hho 
will immediately increase from an average of 9,600 vehicles a day 
to an average of 30,000 vehicles. By 1975, the volume will increase 
to 49,000 vehicles a day. 


The resulting congestion, and the difficulty and hazard involved in 
crossing such a crowded highway can scarcely be imagined. Itis 
certain that the end will be at least 50 per cent above design 
capacity at the outset. And by 1975, the volume will increase to 


9,000 vehicles a day -- a jump of 500 per cent. 


If the Freeway is built, it will carry average volumes of 43,000 
vehicles a day and peak volumes of 73,000 vehicles a day the first 
year. By 1975 the load will increase to an average 57,000 vehicles 


a day with peaks of 85,000 vehicles a day. 


This kind of traffic demands the limited access freeway type of | 


facility. 


Digitized by the Internet Archive 
in 2023 with funding from 
TPF-5(442) Transportation Research and Connectivity Pooled Fund Study Digitization Project 


https://archive.org/details/njshd-monthly- 1962-12-11 
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The studies carried on over a period of years by the Highway 
Department were Mevitalized in the summer of 1962 when respon- 
sible officials of Middlesex County and its municipalities 
realized the chaos which would ensue with completion of the 


Narrows Bridge without adequate facilities from the Outer- 


bridge Crossing west. 


The State's original alignment was improved and these results 


of comparative cost studies presented to a meeting of local 


officials Dec. 10: 


State's Recommended Alignment ~- $26,013,000. 

Lehigh Valley Alignment -~ $31,871,000. | 

Modified Lehigh Valley Alignment Be $33,352,000. 
The studies indicated the State's recommended alignment would 


take a total of 206 buildings while the other alignments would 


take 216 buildings and 261 buildings respectively, due to the 


need for interchanges not recognized by local interests at the 


inception of the studies. 


The representatives of Middlesex County and Perth Amboy remained 
dissatisfied with the above results and requested further con- 
sideration with particular reference to a spur Teading to the 
downtown area of Perth Amboy. It was agreed that this would 
be done and the Highway Department later undertook to see that 


such a spur was provided. 


Nevertheless, the situation remained unsettled at the end of 
the month. In essence "Perth Amboy fiddles while its town 


burns", 
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Annual Meeting, American Association of State Highway Officials 


The Commissioner and several Division Heads attended the 8th 
Annual Meeting of the American Neeoein tion of State Highway 
Officials at Miami Beach during the first week of December. 
This is very much a "working" convention. The prime topic of 
discussion, apart from technical subjects, was the impact upon 
the eenaar program of the David Brinkley NBC television pro- 
gram on highway scandals in various states and publications 

of several articles along the same vein based on material al- 


legedly gathered by the Blatnik Committee. 


New Jersey, which had been investigated by the Blatnik Com- 
mittee staff on two occasions and by the General Accounting 
Office several times only to emerge with a "clean bill of 
health," was, of course, poumnentipucd on the Brinkley pro-~ 

grame This may have been the reason why the Commissioner was 
requested, shortly before the Convention, to speak to its Ad- 
ministrative Practices Committee on the methods used in New 
Jersey to ensure clean performance. A copy of the Commissioner's 
talk is attached to this report. Since its delivery the U.S. 
State Department has had the Commissioner's presentation pub- 


lished in a number of foreign languages. 


; ¥ - " i 
! : “jel Lae a ; 7 \ Mi 
eae 


nal a 


le 
; ‘Otoorea awrroeak Vs wtE 
- - “~ ~ i IO Ah A LOY: ay oe mettle POO a9 
1 
7 ‘ - fa er 9 P oy Pelee el Di ‘) 
t .y } a 2 * : ' et be SATO, 
' = ; aiet : = 4 . . 
et namltows sil le gaéveet fale 
‘i ae : 
nub done ae fe 8 TA 
ri >a 
; 3 
if i 
i 
: | “a 1 


p ov Lt er 


> 
“ara rne pee oh nM: Oca ‘ < tweedy ce) ode 7 
: 7 


ae 


PSeG0UuNAL Aadeyes Ly. “cin # me fray a4 


P 


a van 
: . t 
aye 
‘ eee ey \e ort 7 
7 i nd or.) . 15 6 v 


Pavement Research 


With the advent of super highways to meet the condition of mush- 
rooming volumes of traffic, particularly in the metropolitan 
areas, our concept of pavement design is undergoing a metamor- 
phosis. This is particularly necessary from the standpoint of 
future rehabilitation of pavements in locations where the con- 
_Struction of new or improved roadways is expected to generate 
traffic on a round-the-clock basis to such an extent that the 
restriction of vehicular movement during major reconstruction 


will become intolerable. 


With this problem in mind serious consideration is now being 
given to composite pavements in which the rigidity of concrete 
is coupled with the joint free riding qualities of bituminous 


overlays. 


The recommended design for Route 78 from Diamond Hill Road to 
Springfield Avenue consists of 12" of subbase with an 8" plain 
concrete base overlain with yn of fine aggregate bituminous 
concrete. The concrete base is to be constructed with 12! 
contraction joints and no expansion joints except where the 
pavement abuts bridges. Here a 2" expansion joint with our 
standard bituminous impregnated joint filler is called for. 
The use of a Slip-Form Paver will be permitted, at the dis- 
cretion of the contractor, in the belief that considerable 
time can be saved and consequently a lower unit cost for 
pavement may be realized. After an initial LS Ltr Grot boDLom 


course bituminous concrete is placed, a welded wire or ex- 


panded metal mat is to be placed as reinforcing, to prevent 
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reflection cracking in the riding surface at transverse joints 
or at any cracks that may occur in the concrete base. This is 
in turn overlain by a 1 3/h" intermediate course and a 14" to 


course of bituminous concrete. 


The primary purpose of placing the reinforcing steel Within 
the lower layers of bituminous material is to provide the 
added tensile strength to the surface to enable it to with- 
stand the stresses produced by the cracking of the concrete 
base at the contraction joints. The relatively short length 
of slebs will produce joint openings approximately 1/16" wide. 
Pia neti tio conclusively determine the relative Eeoeubaeae 
of the welded wire versus expanded metal matting, the westerly 
half will contain the welded wire and the easterly half the 
expanded metal. For a 1000" section of main-line roadway in 
each direction, no reinforcing will be used. It is expected 
hat this section placed between the two types of matting will 
confirm opinions regarding the necessity of using some type of 


steel within the layers of bituminous concrete. 


Subsequent reports will explore more fully our changing con- 


cepts in the design of pavements. 
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BUDGET REQUEST 


On November 26 the Highway Department presented its 1963-6) 
Pideet request to the State Budget Director. The major elements 
were an increase of $8 million in the amount requested for non- 
Federal construction projects and increases of approximately 
11 million in operating costs, primarily to provide the in- 
creased staff needed to keep the construction program moving 


on schedule. 


The Department has long suffered from operating appropriations 
which were not geared to the rapid increase in the size of the 
construction programs which occurred after 1956 and to date 
‘has been forced to rely heavily upon design by outside consul= 
tants. A point has been reached at which the technical staff 
in particular must be increased in order to permit completim 
of an athe workload in excess of $120 million worth of en- 
gineering, right-of-way acquisition and construction. This 

is all the more true if any sizeable increase in construction 


funds is contemplated. 


Following is an analysis of the requests 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 
ANALYSIS OF BUDGET 


1962-1963 1963-196), 
Account Appropriation Budget Request Comparison 
610 Operating : $21,618,758. $27,535,073~ Yue O16 3155 
610 Debt Service 2,880,678. 2,000.27 = BET EEEL 
610 Total 2h 5:99 L130 « 30 i211, 350. 5, 921,91. 
611 Hwy Dept.Install. i BO 000% $ 175,000. Bn 15 O00, 
(Inst. Rds.) 
612 Gs Solart $ 5,66,966. $10,596,83h. + 5,129,868. 
of Acq. ce 
612 Construction 35,020, 91). 43,657,837. + 8,636,923. 
612 New Bldg.-Traf. Sig. 695,000. 90, ,000. a 209,000. 
Inste : 
612 Total Sh1,162,000~ %55,150,071- POTS Tos 
620 State & Municipal Aid $16,615,701. 416,875,106. +. 259,105. 
630 Railroad Transportation 6,000,000. 643554,/006 + 355,700. 
TOTAL REQUEST $88,348,017. $108, 985,627. + 20,637,810. 


Federal Aid $78 489 ,)7 » $83,751,868.» 
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PUBLICATIONS 


Two publications of lasting value were issued by the Department 
in this period -- "Construction Contracts 195-1962" and 


"Local Names and Municipalities." 


The former comprises the first complete list of construction 
contracts completed by the Department over a period of years 
ever issued. It shows that a total of more than 660 contract 
miles were completed during the eight-and-one-half years 
covered by the report with more than 100 contract miles under- 
way on the date of issue. Total value was more than $),00 


midon. 


The second booklet was based on an annual report compiled by 

the Department's Bureau of Planning and Traffic in cooperation 
with the U. S. Bureau of Public Roads. The basic value of this 
publication, for which we have received many requests, is that 
it enables indentification and location of residential areas 

which have local names but are not incorporated municipalities. 
This publication will probably be issued on an annual basis in 


future years. 


HEALTH AND SAFETY 
The Highway Department's dispensary and medical staff were kept 
busy on operation "Flu Shot" during the month, administering 


more than 3,000 injections to employees of the Department, includ- 


ing the Commissioner. 
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HEALTH AND SAFETY (contd.) 


Reports from the Department's insurance carrier indicate we have 
reached an all-time Low record insofar as motor vehicle accidents 


are, concerned. 


CONSTRUCTION 


There were 5 projects underway December 1 with an original 
value of $122 million. It is interesting to note that 166 


bridges are included with the various road projects. 
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“MEETINGS 


In addition to the routine staff and other meetings, the following 


are a few of the meetings held during the month: 


Nov. 9 = Meeting with John Swanson, Regional Engineer of the 


Bureau of Public Roads, to discuss progress on the 


Interstate System. 


Meeting with Mayor Holland to discuss alignment of 


Route 29 Freeway through Stacy Park. 


Nove 12 = Meeting with the Bureau of Public Roads to discuss 


the Gerald Electric Company. 


Meeting with Mr. Sullivan of the Port of New York 


authority to discuss economic influence of the World 


Trade Center cn New Jersey. 


Nov. 13 - Meeting with various engineering consultants to 


discuss contract relations. 


Nov. 1 - Meeting of Governor's committee on Economy and Efficiency 


in Government. 


Meeting with Middlesex County officials to discuss 


alignment of Route 287. 
Nov. 15 - Meeting in the Governor's Office with representatives 


of the Greater Camden Movement to discuss the South 


Jersey Rapid Transit Program. 
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MEETINGS, contd. 


Nov. 16 ~ Meeting with the Delaware River Port Authority to 


discuss the South Jersey Rapid’ Transit Program. 


Nov. 20 - Meeting with representatives of the Brill Car Company 
to discuss design of cars for possible future Rail- 


road use. 
Nov. 23 - Meeting of the Tri-State Transportation Committee. 


Nov. 26 = Hearing on Departmental Budget Requests for 1963-6) 


in office of State Budget Director. 


Nov. 27 ~ Meeting with officials of Public Service Bus Company 


to discuss service in the Camden Area.. 


Meeting with Fxecutive Director of the Delaware River 
Port Authority to discuss South Jersey Rapid Transit 


Program. 


Nove 28 = Meeting with officials of the Erie-Lackawanna Rail- 


road to discuss payment of taxes to Hoboken. 


Meeting with representatives of the Greater Camden 


| \ ' 
Movement to discuss transportation improvements in 


Camden. 


Meeting with Senator Ridolfi to discuss Highway improve- 


ments in Mercer County. 
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MEETINGS, cont'd 


Nove 29.=- Meeting with Senator DuMont to discuss traffic lights 


and other highway matters in Warren County. 


Meeting with Public Utilities Commission President 


in Governor Hughes office re railroad legislation. 


Nove 30 = Legislative conference in Governor's office. 


Dec. 2-5 -Annual Convention American Association of State High- 
way Officials Miami Beach, Florida, which included 
various conferences with officials of the Bureau of 


Public Roads and Highway Commissioners of other states. 


Dece 7 = Meeting with officials of Woodbridge Township to dis- 


cuss traffic lights and other Highway matters. 


Meeting with Mr. Gangemi Jr. to discuss the Hudson 


County Public Market. 


Meeting with Dr. Carroll, Acting Executive Director 


of the Tri-State Transportation Committee. 


Dece 10 = Meeting with officials of Perth Amboy and Woodbridge 
Township, Legislative representatives of Middlesex 
County, and former Attorney General Wilentz regarding 


alignment of Route 40 through Perth Amboy. 
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CONTRACTS AWARDED 


Silverton-Cedar Bridge Road Construction 


' Brick Township, Ocean County. 


Chas. J. Hesse, Inc., Belford #105 ,918.90 


Interstate Route 280 - Demolition 
Northfield Avenue to Whittingham Place 
West Orange, Essex County. 


Interstate Wrecking Co., Springfield 17,900.00 


Route U. S. hé 


Widening and Resurfacing Bridge and 


Approaches over NJ .& NY RR 
Hasbrouck Heights. and Teterboro 
Bergen County. . 
Schiavone Construction Co., Secaucus 4196 86.59 


Total Contracts Awarded £620,683 .9 
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BIDS RECEIVED 


Nov. ice - Interstate Route 280 - Demolition 
Northfield Avenue to Whittingham Place 
West Orange, Essex County. 


Interstate Wrecking Co., Springfield $17 5900.00 


Nov. 15° =< Route Us. S.° 6 
Widening and Resurfacing Bridge and 
Approaches over NJ & NY RR 
Hasbrouck Heights & Teterboro 
Bergen County. 


Schiavone Construction Co., Secaucus 4196, 86.59 
Total Bids Received $514,764.59 
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BIDS TO BE RECWIVED 


Dec. 13 - Snow Fence Planting on Route 129 Freeway 
from Delaware River Bridge to Scotch Road 
Ewing and Hopewell Townships 
“Mercer County. 


Dec. 27 = Interstate Route 95 Structures 
Teaneck Creek to Overpeck Creek 
Teaneck Township and Leonia 
Bergen County. 
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HOW TO PRESSURE OURSELVES 
TO ASSURE DEPARTMENTAL HONESTY AND EFFICIENCY 


Dwight R. G. Palmer 
New Jersey State Highway Commissioner 


Forty-eighth Annual Meeting 
American Association of State Highway Officials 


Committee on Administrative Practices 
Miami Beach, Florida - December 5, 1962 


My very sincere thanks, Mr. Chairman, for your kind invitation to share 
with you in a discussion so vital to all of our activities - honesty and 
efficiency in our departments. I must admit, however, that my sense of 
pride is not unmixed with a little anxiety. The prospect of talking about 
honesty and efficiency to a group of people who have themselves focused on 
these qualities to such an intense degree is a little bit like wearing 
Bermuda shorts in public for the first time - you can never be quite sure 


of the reaction. 


With that thought in mind, let me assure you that while we in New Jersey 
believe our procedures are good, we realize only too well that they are 
far from perfect. Any improvements which come to the surface during our 


floor discussion will be welcome, I assure you. 


All of us recognize that any effort to run an honest and efficient highway 
department - or any other government unit, for that matter - begins with 


getting the right people into the department, just as is the case in any 
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other organization. Unfortunately, too often that gets down to the 


question of how much money you can afford to pay your people. 


In New Jersey as in most other States, pay scales which are out of step 
with private industry force us to put men of limited means in charge of 
projects worth millions of dollars, supervising consultants and contractors 
who enjoy superior incomes. Until the public can be brought to a realiza- 
tion of the dangers in this situation, of the truth in Daniel Defoe's 
statement that "necessity makes an honest man a knave,'’ all of us here 
live with a sword over our heads, Quite apart from any administrative 
regulations or techniques, departmental honesty and efficiency cannot 

be assured without freedom to hire qualified people and pay them what 


they are worth. 


The official policy of the American Association of State Highway Officials, 
as outlined in the "Informational Guide on Project Procedures" issued 
November 26, 1960, is that highway departments. should use "'all ethical 
methods" for checking into the conduct of employees. In New Jersey, 

this is handled by a staff of trained investigators working under the 


direct supervision of the State Highway Commissioner. 


The se men start their work even before a prospective employee goes on 
the payroll. With the cooperation of the Attorney General's Office 

and the State Police, a pre-employment check of criminal records has 
become routine. It has resulted in disclosing several false statements 


on employment applications. 


In addition to the foregoing, our investigators make regular and some- 


times extended surveys of Departmental operations which might present an 
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opportunity for fraud; run down any and all complaints or anonymous "tips" 
which come in regarding individual employees; investigate loss and vandalism 
reports; study and report on the security of Departmental installations; and, 
in general, spot check all of the Department's activities. You would be 
amazed to review some of the data so developed, even in the field of 


prospective highway engineering consultants. 


This is a full-time operation, Let me give you a few examples of what it 
entails: 

1. A thorough survey of the use of credit cards in the purchase 
of gasoline and oil for the Department's motor vehicles 
resulted in orders forbidding such purchases at 10 gasoline 
service stations in various parts of New Jersey - for good 
and sufficient cause. At the same time, a program was 
instituted under which the Department installed its own 
gasoline pumps at many outlying installations, at a saving 
of many thousands of dollars each year, Also, the return 
of all broken or worn out automotive parts is required when 


new ones are requisitioned. 


2. <A performance check on one of our Interstate construction 
contracts resulted in the contractor being required, at 
his own expense, to replace certain catch basins and pipes 
The principal engineer in charge of this project resigned 


soon after being reassigned to duties in the main office. 
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One of the problems in an organization as large as ours 

is the use of Departmental vehicles for private purposes - 
particularly commuting to and from work. All of our 
vehicles have been painted a distinctive yellow to dis- 
courage this practice and the mileage and servicing reports 
on all assigned vehicles are continually checked to insure 


proper utilization. 


To our regret it was necessary not too long ago to arrest 
one of our employees in the act of accepting money from 

a contractor. This followed an intensive and necessarily 
secret investigation aimed not only at providing us with 
the information required for proper handling of the case 
at the Departmental level, but also evidence which would 
stand up in court. The request of this employee to resign 
| 

was refused and he was removed from State service following 
a hearing. Criminal charges are pending. The contractor 
was dropped from our prequalification list. About the 
only comfort we could derive from this unhappy event was 
that our Department initiated the investigation, carried 
it out, and made arrangements for the arrest, which was 


accomplished with the cooperation of the Attorney General's 


Office and the County Prosecutor, 
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AS you can see, the activities of the investigators attached to the 
Commissioner's office range from what some might consider comparatively 
trivial matters to really serious instances of conflict of interest 

and corruption. In the past five years, their efforts have resulted in 
the dismissal on snares of a number of our employees, the resignation, 
after Piveder edition, of others and the suspension for various periods 


of time of still a further number. 


It is not a record we are especially proud of, for we would far rather 
wind up with a "goose egg" on this kiud of scoreboard. Still, it at 
least demonstrates that we are striving to clean our own house. That, 
to our way of thinking, is an essential ingredient in maintaining the 


confidence of the public. 


To those of you who might not have such a staff at your disposal and 
might wish to consider setting one up, allow me to express preference 


for a few ground rules based on our experience in New Jersey. 


Your investigators should be men well trained and experienced in that 
specific line of work, not highway engineers, auditors or inspectors 


"made over" into investigators. 


They should be attached to the office of the State Highway Commissioner 
or Chief Administrative Officer and work under his personal supervision, 
reporting to no one else and be independent of control of any other 


Department personnel. 


They should be entirely free of whatever civil service or other regulations 


might exist with regard to working hours, etc. 
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They should be given completely private office space and all equipment 


necessary, including facilities for taking sworn statements. 


And, perhaps most important of all, the entire Department should be made 
aware that such a staff exists and that its function is to check on the 
performance of all employees, without exception. Whenever investigations, 
such as the ones I have described, disclose serious infractions of the 
Department's regulations, conflict of interest or fraud of any kind, the 
facts of the case and the corrective action taken should be made known to 
all employees. It is our firm belief that those who abuse their positions 
of public trust are resented by their fellows, and action to weed them 


out is welcomed. 


Standards of performance must be based on guide lines, or operating 
procedures. In this regard, the admonition in the "Informational Guide” 


mentioned previously - "Constant Review is Imperative" - bears repeating. 


It is really amazing how fast certain procera can become outmoded. 

The New Jersey Highway Department employs a Procedure Coordinator in the 
Division of Accounting and Administrative Services, whose sole function 
is to see to it that our Departmental "laws" are kept up to date and 
coordinated among the various Divisions and Bureaus. It has become 
apparent to us that this function will have to be enlarged and given even 


greater prominence. 


I have with me a few of our operating procedures and similar decuncaes 
which it was felt might have a significant bearing on the topic under 
discussion. The basic one is our regulation against acceptance of gifts, 
entertainment, meals, etc. It flatly forbids any employee to accept 


anything of any kind from anyone who has, does or may do business with us. 
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It is our practice to remind all employees and everyone doing business with 
the State of this regulation, in writing, each year prior to the holiday 


Se€asone 


As a follow-up, our contracts contain a clause specifically forbidding 

gifts of money or anything else to Department employees, their relatives 

or agents. And before final payment is made on any contract, the contractor 
must execute an affidavit that he has lived up to this clause. The use of 
this affidavit makes the contractor liable. to criminal proceedings under 
New Jersey's statutes on false swearing. In addition, as required by the 
Bureau of Public Roads, our Standard Specifications for Road and Bridges 
Construction also require contractors to execute non-collusion affidavits 
and submit them with their bid proposals. (I have copies of all of these 


here if any of you would wish to see them.) 


One of our most important responsibilities is to insure that the materials 
and workmanship which go into our highways are of the highest quality. 
Every highway department has its own arrangements for testing materials and 
inspecting work on construction sites. Ohe of the headaches we encounter 
is the problem of maintaining absolute control over samples sent in for 
laboratory inspection. In order to eliminate any element of doubt in this 
procedure, New Jersey adopted a sample bag featuring a lead seal which, 
once closed, cannot be opened without breaking it. The seal also bears 

a serial number from which the identity of the inspector forwarding the 


sample can be determined. 


Departmental honesty presents a fairly constant target at which to aim. 
Efficiency, however, is as elusive as a mountain goat, always moving up 
the mountain just a hairs-breadth out of reach, Permanent possession of 


the trophy is just not in the cards. All we can hope to do is operate 
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as efficiently as possible within the framework of the resources available 


to us. 


Operating on this concept, the New Jersey State Highway Department has 
had no qualms over the employment of recognized authorities in the fields 
of management, accounting and right-of-way procedures to review our 
practices from time to time. Many worthwhile changes and improvements 
have resulted. Our efforts led, in turn, to areas of financial reporting 
and management which we expect to produce lasting improvements in all of 
our operations. For example, we instituted a thorough study of our 
accounting and auditing practices, with the result that we were able to 
convert to the "Concurrent Audit" procedure favored by the Bureau of 


Public Roads with a minimum expenditure of time and money. 


Like some of you, we have been hampered in the past by obsolescent 
equipment and lack of personnel trained to handle the modern electronic 
equipment now available. Experience has now demonstrated that a completely 
modern accounting system, which can match beripemance reports from our 
operating divisions with money and thus give a true picture of progress, 


is an essential aid to management and a beacon on the path of efficiency. 


More than that, it is one of the best insurance policies against dishonesty 


you can obtain. 


One of the devices we have used to promote efficiency is the practice of 
maintaining in every major division of the Department, "progress boards" 
which reflect the effort being made in the preparation of plans, purchase 
of right-of-way, execution of contracts, maintenance operations, personnel 


allocations, and so on. Basic information regarding the status of funds 
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and outstanding contracts is maintained on large boards in the Commissioner's 
conference room. All of these boards are photographed every two weeks and 


the pictures (such as these) circulated among division heads. 


In this way, it is possible for the executives of the Department to keep 
abreast of its many activities without wading through a thick mass of 
reports. Any deficiencies show up quickly and are discussed at regular 


conferences held at the divisional and departmental levels. 


Other programs to’ which we attach a great deal of importance include 
intensive in-service training sessions for road and bridge inspectors, 
right-of-way appraisers and negotiators, laboratory workers, data 
processors, and similar classifications of employees whose duties require 


them to be aware of constantly changing technological or economic factors. 


Incidentally, a Chief Inspector, trained in the craft, can do more to 
neutralize dishonest contractor influence than all the lectures from high 
class podiums. Such a man constantly on the move can do much towards 


insuring that an inspector's oath means what it says. 


Morale is intimately associated with efficiency. We have found, for 
example, that the majority of employees appreciate elimination of abuses 
such as “coffee breaks," "Christmas parties" which get out of hand, and 
lax observance of working hours and perform better as a result, The 
Department's efficiency in terms of reducing man-hours lost from the job 
was markedly improved by establishment of our own dispensary and visiting 


nurse service. 


There are a number of other things I could mention which we have found 
useful in our own operations, however, I am sure that all of you have 
developed similar and probably more effective procedures to meet your own 


particular needs. 
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One thing is fundamental - none of us are ina position to be satisfied. 
We have all felt the brunt of the recent allegations by various components 
of the scandal industry and these cannot be overcome by argument or 
explanation - only by performance. All of us have our obligations to 

our National and State governments, to our Department of Commerce, our 
Federal Bureau of Roads, to our Luther Hodges and Rex Whitton, to our own 
Governors and Legislatures, to our public and last but not least to our 
dedicated, long-suffering associates who wonder why you and I permit 
unethical procedures to exist. None of us can afford to say, "It can't 
happen here." My friends, it is happening right now at numerous locations 
around the country. Some Highway employees have no higher standards than 


those in other walks of life who have been caught red-handed, 


That great man, Sir Winston Churchill, is perhaps best known through his 

stirring war-time speeches. Recently I came across something he said in 

an earlier day, when his words of warning were often ignored by the House 

of Commons. I thought it applied pretty well to our present situation 
"Is this not the moment when all should hear the deep repeated 
strokes of the alarm bell, and when all should resolve that 


it shall be a call to action?" 
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eee POP PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1962 
Middlesex East-West Freeway 
Alignment 


FOR IMMEDIATE RELEASE 


Trenton, NeJe, Dec. 11 = The New Jersey State Highway Department has presented 
to local and county officials the results of its final alignment studies on 


the Middlesex East-West Freeway through Woodbridge Township and Perth Amboy e 


Highway Commissioner Dwight R. G. Palmer yesterday stated that engineers had 
Succeeded in coming up with a variation of the Department's original proposal 
which would permit the route to be completely depressed from the Outerbridge 
Crossing all the way to the west side of King George's Road. This will permit 
the easy movement of traffic on local roads over the new Freeway and prevent 


the severing of contiguous communties. 


At the urging of Perth Anboy officials, Commissioner Palmer agreed to include 
a spur from the new route in the vicinity of New Brunswick Avenue, providing 
the opportunity, as funds permit, for a connection to the central business 
district. Although the present program does not provide for this extension, 
the Commissioner agreed to have such an alignment engineered and at an early 
date to review the proposal with the Federal Bureau of Roads and endeavor to 
enlist their interest and participation in this Perth Amboy central business 


district service route. 


Noting that a total of 19 studies have been made in the past 7 or 8 years, 
Commissioner Palmer said that the final alignment presented today is the most 
feasible from all standpoints and will be submitted to the United States 
Bureau of Public Roads following a public hearing to be scheduled at an early 
date. 


(more ) 
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1962 
Middlesex East-West Freeway 
Alignment 


Providing there is no hitch in the aforementioned program, it is contemplated 
that this route will be in actual service by the Summer of 1965. Any further 


delays on this much needed route will obviously affect the completion date. 


The studies of various suggested alignments for the main highway, an extension 
of Interstate Route 287, show the line recommended by the Highway Department 
would cost approximately $19 million. In contrast, a line using the railroad 


right-of-way all the way to the bridge would cost approximately $25 million. 


The line recommended by the Highway Department would take 45 improved 
properties, including 35 homes, in Woodbridge and 90 improved properties, in« 


cluding 72 homes, in Perth Amboy. 


The Lehigh Valley line would take 3) improved properties, including 20 hoes, 


in Woodbridge and 157 improved properties, including 95 homes, in Perth Amboy. 


The proposed rovte is not eligible for 90-10 Federal aid in this area, since 
it is not on the Interstate System east of the N.J. Turnpike. Commissioner 
Palmer noted that it would take a substantial portion of New Jersey's 50-50 
funds, amounting to slightly more than {}30 million a year from the State and 
Federal governments, to build the freeway from the Turnpike to the Outerbridge 


Crossing « 


Under these circumstances, he said, the Lehigh Valley alignment is ruled out 


by its high cost. 


(more ) 
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Middlesex East-West Freeway 
Alignment 


The Commissioner said that if there were no further delays, and the Depart- 
ment were able to proceed on its recommended alignmemt at once, the earliest 
possible time the road could be ready for use would be in June of 1965, six 
months after the Narrows Bridge between Brooklyn and Staten Island is due to 


be opened. 


Any further controversy or delay, he emphasized, could only serve to postpone 


the date the new freeway could be available. 


Those attending the meeting included Assemblymen J. Edward Crabiel and Norman 
Tanzman of Middlesex County, Mayors James J. Flynn of Perth Amboy and Walter 
Zirpola of Woodbridge Township, Woodbridge Township Committeemen Joseph Nemyo 


and Herman Fallon, and Middlesex Planning Board Director Douglas Powell. 
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Traffic Conditions Report 


STATE HIGHWAY DEPARTMENT 


Bureau of Public Information 
Trenton 25, New Jersey 
TU xedo 2- 3000 


RELEASE FRIDAY DECEMBER 7 WEEK OF DECEMBER 8 + DECEMBER 1) 


Trenton, Dec. 7 = The New Jersey State Highway Department, as part of a con- 
tinuing serivce to the public, today issued a list of locations within the 
State where road construction and maintenance may cause interference to 


motorists during the week of December 8 - December lh. 


Atlantic 

Route U.S. 30, Absecon ~~ There will be a short detour adjacent to the Shore 
Road which will channel traffic around the bridge construction area. The con- 
dition is the same as that which prevailed last week and will continue until 


May, 1963. 


Bergen 
Route 4, Hackensack, Teaneck -~ Eastbound and westbound traffic will use the 
completed outer lanes of the bridge while the center lanes are resurfaced. 


Two lanes of traffic will move in each direction at all times. 


Route 80, Lodi, Teterboro, Hackensack, South Hackensack -~- The following delays 


and detour conditions prevailed last week and will continue through Dec., 1962: 


(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Bergen cont'd 

Summit Avenue is closed from Standish Avenue in Hackensack to Grandview 
Boulevard and the southbound Route 17 ramp in Hasbrouck Heights. A detour is 
set up from the intersection of Summit Avenue and Essex Street to Polifly Road 


thence to Terrace Avenue and then back to Grandview Boulevard. 


Southbownd traffic on Route 17 between Maywood Avenue and the Terrace Avenue 


ramp will encounter slight delays while drainage work continues. 


Southbound traffic on Route 17 in Hackensack will be guided around the old 


Sumnit Avenue bridge during construction operationse 


Route 80, South Hackensack, Teterboro -- Washington, Jackson, and Williams 
Avenues will be closed to traffic while Interstate Route 80 is under construction 
between Polifly Road in Hackensack and the Hackensack River Bridge. The con- 
dition is the same as that which prevailed last week and it will continue 


until construction is completed, 


Route 80, East Paterson -- Eastbound and westbound traffic is confined to the 
westbound lanes of Market Street in East Paterson under the new Route 80 bridge. 
The condition, which prevailed last week, will continue until the end of the 


monthe 


| Route 80, Teaneck, Ridgefield Park, Bogota -- The detour at Teaneck Road be- 
tween Arthur Street and Jasper Avenue as well as the detour at Queen Anne Road 
between Arthur Street and Cypress Avenue will remégin from ) to 7 months. The 


condition is the same as that which prevailed last weeks 


(more ) 
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1.962 
TRAFFIC CONDITIONS REPORT 


Bergen cont'd 
North Avenue will be blocked off between Seventh Street and Second Street for 
an indefinite period. The condition is the same as that which prevailed last 


week. 


Route 95, Fort Lee ~~ Edgewood Road is cut off until the bridge is built over 
Route 96, The condition is the same as that which prevailed last week and it 


will continue until the end of the year s 


Route 95, Teaneck ~- Fort Lee Road is detoured between Glenwood Avenue and the 
Overpeck Creek Bridge. Glenwood Avenue is detoured between Fort Lee Road and 
Cypress Street. The condition is the same as that which prevailed last week 


and it will continue until paving opebations are completed. 


Route 80, Lodi -~ lMinor delays to traffic during construction of Route 17 


overpass. The condition will continue until bridge construction is completed. 


Route , Paramus -- Traffic will be reduced to one lane at times due to the 
movement of construction equipment while a pedestrian fence is being installed 


on the barrier. No interference at night or on weekends. 


Bergen=Passaic 

Route 80, Paterson, East Paterson -- Barricades and markers are in place to 

guide two way traffic around the construction area west of Lakeview Avenue. 

The condition is the same as that which prevailed last week and it will con~ 
tinue for l months. 


(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Bergen~Passaic cont'd 


Route 20 traffic is diverted to a portion of new relocated Route 20 east of 
the existing Route 20 which passes over new Route 80. The condition, which 


prevailed last week, will continue for about 2 months longer. 


Burlington 

Route 295, Mount Laurel Township -~ Traffic will be guided around the con- 
struction area while the bridge carrying Route 73 over new Route 295 is being 
built. The condition is the same as that which prevailed last week and it 


will continue until May, 1963. 


Burlington-Camden 

Route 130, Burlington, Edgewater Park, Delanco, Delran, Levittown, Cinnaminson, 
Pennsauken -- Traffic will be reduced from the normal flow of two lanes in each 
direction to one lane in the various areas of construction thraghout the 

entire project. The normal two lanes in each direction will be resumed on 
‘Sathrdays.and:Sundays. The condition is the same as that which prevailed 


last week and it will continue until the end of the year. 


Route 3, Secaucus -- Occasional delays to traffic due to roadway construction 
operations while Route 3 eastbound is widened as part of the work on the ap- 
proaches to the new Hackensack River Bridge. The condition, which prevailed 


last week, will continue for 2 weeks longer. 


(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Mercer 
Route 29, West of the Trenton City Line -- Utility Company installing pipeline. 
There will be minor delays but no interference at night or on weekerds. The 


condition is the same as that which prevailed last week. 


Route 69, Between Ewingville and Pennington -- Utility Company installing 
sanitary sewer line. Occasional minor delays to traffic. The condition is 


the same as that which prevailed last week. 


Mercer-liddlesex 
Route 130, Hightstown to Cranbury -- Utility Company installing pipeline on 
the southbound lane. Some delays due to the reduction of traffic to one lane. 


No interference at night or on weekends. 


Middlesex 
Route 18, East Brunswick -= During construction of bridges north of Milltown 
Road and north of Cranbury-South River Turnpike there will be delays to 


traffic. The condition will continue until bridges are completed. 


Route 287, Metuchen, Edison Township -= Atlantic Avenue has been closed to 
traffic for a period not to exceed 2 monthse The condition is the same as 


that which prevailed last week. 


Route 287, South Plainfield, Edison Township -~ Traffic on New Durham Road 
will be diverted around the construction areas The condition, which prevailed 
last week, will continue for another week. 
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1962 
TRAFFIC CONDITIONS REPORT 


Middlesex cont'd 

Route 287, Metuchen, Edison Township -= Main Street and Route 1 traffic will 
be diverted around the construction area until new Route 287 bridge is com- 
pleted. The condition, which prevailed last week, will continue for to 5 


months e 


Monmouth 

Routes 35 and 3h, Wall Township and Brielle -= There will be minor delays to 
traffic on Route 35 between Old Bridge Road and School House Road Overpass 
during excavation of shoulder areas on both sides of the road. The condition 


will continue for about 2 weeks. 


Route 9, Freehold -~- Slight delays to traffic while contractor hauls materials 


in the work area. 


Route 287, Parsippany-Troy Hill, Boonton -~ Local traffic on Intervale Road, 
Parsippany-Troy Hills will be detoured to relocated Boulevard "B" while the 
Intervale Road Bridge is under construction. The condition is the same as 


that which prevailed last week and it will continue until May, 1963. 


Somerset 

Route 287, Bedminster Township -- Motorists may encounter minor delays on 
Rovtes U.S. 202 and 206 between Bedminster and Pluckemin due to the movement 
of construction equipment. The condition is the same as that which prevailed 


last week. 
(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Somerset cont'd 
Route 287, Bridgewater Township -- Traffic will be detoured to temporay North 
Bridge Street via 3rd Avenue and Lenox Avenue during construction of North Bridge 


Street bridge. The condition will continue for about 9 months. 


Traffic on Route 202-206, on Woodlawn Avenue and on Garretson Road is detoured 
while the Woodlawn Avenue - Garretson Road bridge is being built. The condition 


will continue for about 9 months. 


Talamini Road which runs from Routes 202-206 to Country Club Road, has been closed 
temporarily while Talamini Road bridge is being built. The condition will 


continue for about 9 months. 


Route 287, Bridgewater, Bedminster -~ Cedar Brook Road is closed to traffic 
during construction of Interstate Route 287. An overpass will be constructed 
for Cedar Brook Road and should be completed some time in the late spring of 


1963. The condition will continue for about 6 months. 


Route 287, Pluckemin and Bedminster -~ Occasional interference to traffic 


during movement of construction equipment across Burnt Mills Road. 


Sussex 
Route 296, Frankford Township -- Traffic will be detoured around the construction 
area while the bridge is being built over Paulins Kill River, The condition 


will continue until the middle of December, 1962. 


Hat 


* i] 
“ 
i3 

+ 
4 ‘ 
ca 

av 
, 
id 


gntéibace at ‘yaewen sa, werd Sw at Tave hed 9 


esate? of DeeOTsSD ed [1 pe 


: thane 
“ > oil 
eye ey rat nS 7 < 
i me ; oe ie Uh a 3 
~ Fe r Pe 
- tee 


roll ‘to soktousteroo get bisb ‘eimrelvh jako ‘pa ‘netted eee eat’ 
| -edéaom @ tuoda. 10% eukinos tte ois vbnes lau wv 7 
> 2: book soeterted a0 bas SumevA eaTELLOTS TM «8-808 SFuCR 2 9 ‘— 
» wt? .#lted gaied ek anbiad Beet soatewadl - - urea gikboott este 
ree 0 @ Sy ae sid @ Sui 1 "eartaa8 
bate St ceefD yatraed of &S-008 satoo meth BORN Aenea oof in 
rise nobdthnoo oH? «dfhod gated ef arene bao indie a? eriae vite 
e ai <a eer en @ ea ihe 
ee a: ; Ta. 
“4 + tae : +f anoxt tabed «= wsbantine ie _exmsowoshbne a0 
“¢janon ad (ilw seaquevo GA > duel oiesieent Qo fonoateios ) 
art ia seel oF at oni « va be retowee a Br aa iis ‘asl seen 
» sitcom & taods “0% eis Kaui tthe 0 it S09 at 
nities ot someretitcnt Ieaotesos — <otan trberl bas toto aos 
Aa vie ole Kot ‘al 
pS fea} ‘ a Boe “i . 
sof effit dma ecotss Josma xhupe co kboimdano® % dramavea 
M a : : . ‘ : 1. Ait ae et BA se at 
we homese bumoteh ei Iltw of terT <= catame 


eS cat 


i a St net esac we 


Pee ero PUBLIC ETNFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


TUxedo 2-3000- Ext. 431-432 


1962 

Interstate Route 95 Structures 
Advertising 

Bergen County 


1035 Parkway Ave. Trenton 
RELEASE DECEMBER 6 P,M,ts 


Trenton, Dec. 6 = The New Jersey State Highway Department today announced it 
will receive bids December 27th for the construction of h Interstate Route 95 


bridges in Teaneck Township and the Borough of Leonia, Bergen County. 


The project is part of the Bergen-Passaic Expressway. Over-all construction 


activity is now underway between the George ‘/Jashington Bridge and Paterson. 


The work to be performed under the proposed contract consists of the building 
of 2 Teaneck Creek channel crossings, one underpass structure and one structure 


to carry Route 95 over Overneck Creek. 


Route 95 and a ramp connection will be carried over relocated Teaneck Creek 
by structures consisting of two separate single span pre-stressed concrete 
stringer bridges. Hach will have a span length of about 50 feet and support 


a reinforced concrete deck. Sidewalk areas will be provided. 


A six-span steel stringer bridge having a length of about h0O feet will carry 
Fort Lee Road over Route 95. The reinforced concrete deck will provide two 
2h-foot wide roadways separated by a l-foot mall. Six foot wide sidewalks 


will be built on each side of the structure. 


Relocated Fort Lee Road will be carried over relocated Teaneck Creek by a 
Single span pre-stressed concrete stringer oridge about 57 feet in length. 
A hO-foot roadway and 6-foot wide sidewalk will be provided on a reinforced 


concrete deck. 


(more ) 
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Interstate Route 95 Structures 


Advertising 
Bergen County 


A dual two-span pre-stressed stringer bridge approximately 132 feet in length 
will carry Route 95 over Overpeck Creek, The northerly half of the structure 
will carry westbound traffic while eastbound traffic will be carried on the 
southerly half. The roadway area will be separated by concrete mall dividers. 
An outer roadway will have a width of 50 feetwhile the inner roadway will have 


a width of 38 feet. Safety walks will be provided. 


Construction of the )} bridges will be done within limits of a bridge and road 
construction project now underway. Other bridges presently underway in the 
same area include a 250-foot concrete arch bridge carrying Edgewood Road over 
the Expressway at a location about 700 feet north of Grandview Terrace in 


Bergen County. 


Preparatory work for the construction of the l. bridges in this preject consisted 
of the excavation of unsuitable material from sanitary landfill areas and the 
construction of sand drains to provide adequate foundations for future bridge 


and road construction. 


The work is expected to be completed by December 31, 1963. The Federal 
Government will pay 90% of the costs of the project, while New Jersey will 


pay 10%. All bids will be reviewed before an award of the contract is made. 
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BUREAU OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


RELEASE THURSDAY P.M.'s 1962 
DECEMBER 6 | NEW JERSEY NAMES 


STATEWIDE 


Trenton, Dec. 6 - Just what constitutes a "place"in New Jersey and how 
do you find it if it isn't on the map? The New Jersey State Highway 
Department's Bureau of Planning and Traffic may have the answer in a 


recently revised 5lj-page "Alphabetical Listing of Local Places." 


The listing is compiled for planning purposes by the State Highway 
Department annually in cooperation with the Federal Bureau of Public 


Roads. 


A somewhat apocryphal story now making the rounds of the Department 
illustrates the booklet's value. Seems a stranger drove up one day and 


asked, "How do I get to Mahalala?"™ 


"Hmmm,'* the Department's place expert murmured, "let me see... yes, here 
it is on page 28... Mahalala is listed as being in New Hanover Township 


in Burlington County. 


"You can get there by going straight ahead through "Nummytown" to "Foul 
Rift," skirt "Black Tom" and "Ongs Hat," go straight through "The Alligator" 


to "Double Trouble" and turn left just before "Prices Switch." 


"Thanks"* said the motorist. 


(more ) 
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NEW JERSEY NAMES 
STATEWIDE 
"Good Luck" replied the expert. 


"That's in Ocean County$" shouted the driver. 


Efforts to locate the person who observed the incident proved fruitless, 
but a check of the book did reveal that "Mahalala" is listed. It seems 
that "Local Places" are informal names that have no legal standing, and 


probably "just growed" like Topsy. 


"Nummytown" is listed as being in Middle Township, Cape May County; "Foul | 
Rift" in White Township, Warren County; "Black Tom" in Jersey City; "Ongs 
Hat, in Pemberton Township, Burlington County; "The Alligator" in Jackson 
Township, Ocean County; "Double Trouble" in Berkley Township, Ocean County$ 


and "Prices Switch" in Vernon Township, Sussex County. 


The place expert who appeared to have a historical bent, said some of the 
town and place names in the list could lead one to believe the collective 
New Jersey citizen tries to avoid getting in the middle. There are, he 

recited, 28 towns and places "East" (Amwell to Windsor) of someplace else, 


and 5 places "West" (Amwell to Windsor) of other localities. 


The logic that demands that for every "East" there shouldbe a "West" falters, 
however, when it canes to locating the communities. East and West Amwell 
are in Hunterdon County, and Amwell, which by rights should be in the 


middle, is in Somerset County, which is east of Hunterdon County e 


The expert said the only reason he could think of for there being 17 more 
"Wests" than "Easts" is that New Jerseyans must have a highly developed 
pioneering instinct. 


(more ) 
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NEW JERSEY NAMES 

STATEWIDE 
Turning to other points of the compass, he reported there are 31 "Norths" 
(Arlington to feRauury) to 29 "Souths" (Amboy' to Westville). "South 
Westville," he asked, eyes agleam, "if there's a South Westville, why 
isn't there a North Westville and an East Westville?" If there was a 
West Westville, would it be west of Westville? And if there was a 
West Westville west of Westville, but no Eastville, shouldn't Westville 


be Eastville?" 


Composure regained, the expert had to admit that all pioneer New Jerseyans 
may not have been as vigorous as they could have been, referring to the 
47 "Corners" in the list. Forty of them presumably are named after 
persons (Aggers to Watsons). One purported corner lounger, whom the 
spokesman refused to name, may have turned his leisure time to convivial 
profit. The same place bears his name as the "Corner" and aiso as his 


"Tavern", 


The 15 "Uppers" are four-up on the "Lowers", and the "News" have a 


30-place edge on the nine "Olds", 


Anticipating the last question, the Highway expert said the first name 
in the list is "Abertown" (Sandyston Township, Sussex County), and the 


last name is "Zion" (Montgomery Township, Somerset County). 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 
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RELEASE TUESDAY P.NM.'s 
RESEARCH 


Trenton, Dece = The New Jersey State Highway Department 
today announced it has executed an agreement with the National 
Academy of Sciences covering participation in a nationwide 


highway research program. 


A Department spokesman said it is providing $60,502 from 
Highway Planning and Survey Funds made available to New Jersey 
by the Federal Government to pay the State's share of the 
program. The National Academy of Sciences and its Highway 
Research Board has agreed to administer a research orogram 
covering a wide variety of technical subjects. The program 


for 1962-63 is shownon the attached schedule. 
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Schedule 


NATIONAL COOPERATIVE HIGHWAY RESEARCH PROGRAM 
1962 - 63 PROGRAM 


Description of Major Areas 


Area 1. Establish guidelines for further experimental projects in 
individual States to translate AASHO Road Test results to local variables 
such as soil types, climate, topography, available materials, etc. 

Allocation for first year - $125,000. 


Area 2. Investigate the reliability of the presently accepted methods 
for determination of benefits, both user and nonuser, from highway improve- 
ments and an evaluation of secondary road standards. 

Allocation for first year - $250,000. 


Area 3. Development of techniques to improve the traffic capacity and 
safety of existing streets and roads, including electronic control and 
guidance of traffic. 

Allocation for first year - $400,000. 


Area 4, Beneficiation of poor aggregates and manufacture of suitable 
aggregates from local materials, including the development of new and 
improved stabilizing agents. 

Allocation for first year - $250,000. 


Area 5. Evaluation of freeway lighting, to include development of 


warrants for such lighting. 
Allocation - $200,000. 


Area 6. Highway structure protection and snow and ice removal, in- 
cluding: (i) development of appropriate de-icing agents; (2) development 
of protective coatings or additives; (3) development of design for highway 
structure less affected by de-icing chemicals; (4) development of methods 
for restoration of structures damaged by de-icing chemicals; (5) develop- 
ment of pavements resistant to chemical de-icing agents; (6) exploration 
of economic benefits of snow and ice removal; (7} development of advanced 
methods and equipment for removal and control of ice and snow. 

Allocation - $400,000. 


July 1, 1962 
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RELEASE MONDAY P.M,!s 1962 


CONCURRENT AUDIT 


Trenton, Dec. 3 = The New Jersey State Highway Department today announced 
it billed the U.S. Bureau of Public Roads for more than $6 million to 
reimburse the State Treasury for expenditures on Federal Aid highway 


projects during October. 


The billing, submitted under the concurrent audit procedure adopted by 
the Department last July 1, showed that total expenditures on Federal 
Aid projects during October amounted to $12,25,896.65. Of this, 

$9 5336 ,669.53 will be the Federal Government's share with $6,05),213.71 
representing the amount billable nowe The balance will be billed in 


the near future. 


The concurrent audit procedure enables the State to bill the Federal 
Government on a monthly basis not only for its share of actual contract 
costs, but also for its share of the Department's operating exnenses 
involved in right of way acquisition and construction of highways. 
Formerly, these expenses could not be billed until a project was 


completed. 


By accelerating the reimbursement from the U.S. Bureau of Public Roads 
the concurrent audit procedure avoids draining the State Treasury of 
funds which are maintained in the general investment account, drawing 


interest. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


RELEASE MONDAY P.M.'ts 1962 


Traffic Regulations 
Parking = Rt. 206 


Trenton, NeJ., Dece 3 ~ The New Jersey State Highway Depart- 
ment today announced establishment of no parking zones along 


Route U.S. 206 in the Town of Newton, Sussex County. 
Parking will be banned at all times along the easterly 


(northbound) side of Route U.S. 206 (Main Street) between 


the intersections of Maple Avenue and Woodside Avenue. 
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Traffic Conditions Report 


STATE HIGHWAY DEPARTMENT 


Bureau of Public Information 
Trenton 25, New Jersey 
TU xedo 2- 3000 


RELEASE PRIDAY NOVEMBER 30 WEEK OF DECEMBER 1 = DECEMBER 7 


Trenton, Nove 30 + The New Jersey State Highway Department, as part of a con-= 
tinuing service to the public, today issued a list of locations within the 
State where road construction and maintenance may cause interference to 


motorists during the week of December 1 ~ December 7. 


Atlantic 


Route U-S. 30, Absecon ~~ There will be a short detour adjacent to the existing 
Shore Road which will channel traffic around the bridge construction area. 


The condition is the same as that which prevailed last week and will continue 


until May, 1963. 


Bergen 
Route 4, Hackensack, Teaneck -- Westbound traffic on the Hackensack River 
Bridge will be directed to the center lanes during reconstruction of the north 
side of the bridge. Two lanes of traffic will move in each direction at all 
timese The condition, which prevailed last week, will continue for one week 


longer. 


Route 80, Lodi, Teterboro, Hackensack, South Hackensack -- The following delays 
and detour conditions prevailed last week and will continue until December, 1962: 


(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Bergen cont'd 

Summit Avenue is closed from Standish Avenue in Hackensack to Grandview 
Boulevard and the southbound Route 17 ramp in Hasbrouck Heights. A detour is 
set up from the intersection of Summit Avenue and Essex Street to Polifly Road 


thence to Terrace Avenue and then back to Grandview Boulevard. 


Sovthbound traffic on Route 17 between Maywood Avenue and the Terrace Avenue 


ramp will encounter slight delays while drainage work continues. 


Southbound traffic on Route 17 in Hackensack will be guided around the old 
Summit Avenue bridge during construction operations. There will be complete 
stoppage at traffic for periods of 20 minutes while bridge girders are hoisted 


into place. 


Route 80, South Hackensack, Teterboro -- Washington, Jackson, and Williams 
Avenues will be closed to traffic while Interstate Route 80 is under construction 
between Polifly Road in Hackensack and the Hackensack River Bridgee The con- 
dition is the same as that which prevailed last week and it will continue 


until construction is comleted. 


Route 80, East Paterson -- Eastbound and westbound traffic is confined to the 
westbound lanes of Market Street in EastPaterson under the new Route 80 bridgee 
The condition, which prevailed last week, will continue until the end of the 


monthe 


(more ) 
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TRAFFIC CONDITIONS REPORT 


Bergen cont'd 
Route 80, Teaneck, Ridgefield Park, Bogota -- The detour at Teaneck Road be- 
tween Arthur Street and Jasper Avenue as well as the detour at (meen Anne Road 


between Arthur Street and Cypress Avenue will remain from to 7 months. 


North Avenue will be blocked off between Seventh Street and Second Street for 
an indefinite period. The condition is the same as that which prevailed last 


weeke 


Route 95, Fort Lee -= Edgewood Road is cut off until the bridge is built over 
Route 95. The condition is the same as that which prevailed last week and 


it will continue until December, 1962. 


Route 95, Teaneck -- Fort Lee #254 toured between Glenwood Avenue and the 
Overpeck Creek Bridges Glenwood Avenue is detoured between Fort Lee Road 
and Cypress Street. The condition is the same as that which prevailed last 


week and it will continue until paving operations are completed. 


Route 6, South Hackensack, Little Ferry -- There will be one lane of traffic 
in each direction from 9 a.m, to  pem. during widening and resurfacing opera- 


tionse The condition will remain for about 3 weeks. 


Route 80, Lodi -- Minor delays to traffic during construction of Route 17 


overpass. The condition will continue until bridge construction is completed. 


(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Bergen cont'd 
Route , Paramus -- Traffic will be reduced to one lane at times due to the 
movement of construction equipment while a pedestrian fence is being installed 


on the barrier. No interference at nirht or on weekends. 


Bergen-Passaic 

Route 80, Paterson, Hast Paterson -- Barricades and markers are in place to 
guide two way traffic around the constr:ction area west of Lakeview Avenue. 
The condition is the same-ss that which prevalled last week and it will con- 


tinue for l months. 


Route 20 traffic is diverted to a vortion of new relocated Route 20 east of 
the existing Route 20 which passes over new Route 80. The condition, which 


prevailed last week, will continue forabout 2 months longer. 


Burlington 

Route eo, Mount Laurel Township -- Traffic will be guided around the con- 
struction area while the bridge carrying Route 73 over new Route 295 is being 
built. The condition is the same as that wich prevailed last week and it will 


continue until May, 1963. 


Route 38 (South Pemberton Road) Southhampton, Easthampton, Lumberton and 
Mount Holly -- Traffic will be reduced to one lane with occasioral inter~ 
ruptions for short veriods while equipment is being moved. There will be 
no detours. The condition is the same as that which prevailed last week and 
it will continue until December, 1962. 


(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Burlington-Camden 

Route 130, Burlington, Edgewater Park, Delanco, Delran, Levittown, Cinnaminson, 
Pennsauken -~- Traffic will be reduced from the normal flow of two lanes in 
each direction to one lane in the warious areas of construction throughout 

the entire project. The normal two lanes in each direction will be resumed 

on Sundayse The condition. is the same as that which prevailed last week and 


it will continue until the end of the year. 


Camden 
Route 295, Barrington, Lawnside, Tavistock, Delaware Township -- The detour 

at Kresson Road is still in effect while the bridge carrying Kresson Road over 
new Route 295 is under construction. The condition, which prevailed last week, 


will continue for another 10 days. 


Hudson 

Route 3, Secaucus -- Occasional delays to traffic due to readway construction 
operations while Route 3 eastbound is widened es part of the work on the ap« 
proaches to the new Hackensack River Bridge. The condition, which prevailed 
last week, will continue for one week longer, 

Route 29, West of the Trenton City Line -- Utility Company installing pipeline. 
There will be minor delays but no interference at night or on weekends. The 


condition is the same as that which prevailed last week. 


(more) 
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TRAFFIC CONDITIONS REPORT 


Mercer cont'd 
Route 69, Between Ewingville and Pennington -- Utility Company installing 
sanitary sewer line. Occasional minor delays to traffic. The condition is 


the same as that which prevailed last week. 


Mercer=Middlesex 
Route 130, Hightstown to Cranbury -~ Utility Company installing pipeline on 
the southbound lane. Some delays due to the reduction of traffic to one lane. 


No interference at night or on weekends. 


Middlesex 
Route 18, East Brunswick ~- During construction of bridges north of Milltown 
Road and north of Cranbury-South River Turnpike there will be delays to 


traffic. The condition will continue until bridges are completed. 


Route U.S. 1, Edison Township, City of New Brunswick -- During resurfacing 
operations and construction of new barrier curb, Raritan River Bridge traffic 
will be restricted to a single lane in each direction from Leo Street to the 


south end of the bridge. The condition will continue for another week. 


Route 287, Metuchen, Edison Township -- Atlantic Avenue has been closed to 
traffic for a period not to exceed 2 months. The condition is the same as 


that which prevailed last weeke 


Route 287, South Plainfield, Edison Township -- Traffic on New Durham Road 
will be diverted around the construction area. The condition, which prevailed 


last week, will continue for another 2 weekse 
(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Middlesex cont'd 

Route 287, Metuchen, Edison Township -- Main Street and Route 1 traffie will 
be diverted around the construction area until new Route 287 bridge is com- 
pleted. The condition, which prevailed last week, will continue for h to 5 


months e 


Monmouth 
Routes 35 and 34, Wall Township and Brielle -= There will be Single lane traffic 
southbound from the Railroad Overpass, south of Atlantic Avenue, to Brielle 


Circle causing mincr delays. The condition will continue for about 2 weeks 


Route 35, Eatontown --~ Single lane traffic northbound and southbound during 
daylight hours between Shrewsbury Avenue and the Fort Monmouth entrance gate 
while widening operations are underwaye The condition, which prevailed last 


week, will continue for 2 weeks longer. 


Route 9, Freehold ~-= Slight delays to traffic while contractor hauls materials 


in the work area, 


Route 287, Parsippany-Troy Hills, Boonton -- Local traffic on Intervale Road, 
Parsippany-Troy Hllls will be detoured to relocated Boulevard "B" while the 
Intervale Road Bridge is under construction. The condition will continue 


until May, 1963. 


(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Somerset 
Route 28, Bridgewater -- Traffic will be directed through the construction 
area during widening operations. The condition, which prevailed last week, 


will continue for another week. 


Route 287, Bedminster Township --+ Motorists may encounter minor delays on 
Routes U.S. 202 and 206 between Bedminster and Pluckemin due to the movement 
of construction equipment. The condition is the same as that which prevailed 


last week, 


Route 287, Bridgewater Township -- Woodlawn Avenue is closed to through traffic. 
Residents on Woddlawn Avenue will have access to their homes. Woodlawn Avenue 
extends from Route 202 to North Bridge Street. The condition, which prevailed 


last week, will continue for another week. 


Route 22, Bridgewater, Greenbrook -~ General interference may be expected for 
approximately 1 week from Middle Brook to Washington Avenue during paving 


operations. 


Route 287, Bridgewater, Bedminster -~ Cedar Brook Road is closed to traffic 
during construction of Interstate Rovte 287. An overpass will be constructed 
for Cedar Brook Road and should be completed some time in the late spring of 


1963. The condition will continue for about 6 months « 


Route 287, Pluckemin and Bedminster -- Occasional interference to traffic 
during movement of construction equipment across Burnt Mills Road, 


(more ) 
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1.962 
TRAFFIC CONDITIONS REPORT 


Sussex 
Route 206, Frankford Township -~ Traffic will be detoured around the con- 
struction area while the bridge is being built over Paulins Kill River. The 


condition will continue until the middle of December, 1962. 
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Peveewere OT Fr UBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


RELEASE THURSDAY P.M.'s 1.962 
Traffic Regulations 
Route 82 
Township of Union 
Unicon County 


Trenton, Nov. 29 = The New Jersey State Highway Department today 
announced establishment of no parking zones along Route 82 in 


the Township of Union, Union County. 


Parking, standing and stopping will be banned at all times 
along both sides of Route 82 between the intersection of 
Kingswood Road and the bridge over the west branch of the 


Elizabeth River. 
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Traffic Conditions Report 


STATE HIGHWAY DEPARTMENT 


A Bureau of Public Information 


Trenton 25, New Jersey 
TU xedo 2- 3000 


RELEASE FRIDAY NOVEMBER 23 WEEK OF NOVEMBER 2) - DECEMBER 1 


Trenton, Nove 23 = The New Jersey State Highway Department, as part of a con- 
tinuing service to the public, today issued a list of locations within the 
State where road construction and maintenance may cause interference to 


motorists during the week of November 2); - December 1, 


Atlantic 

Route U.S. 30, Absecon -- There will be a short detour adjacent to the existing 
Shore Road which will channel traffic around the bridge construction area. 

The condition is the same as that which prevailed last week and will continue 


griti) May, 1963. 


Bergen 

Route 4, Hackensack, Teaneck -- Eastbound traffic on the Hackensack River 
Bridge will be directed to the center lanes during reconstruction of the north 
side of the bridge. The condition, which prevailed last week, will continue 


for about 2 weeks longer. 


Route 80, Lodi, Teterboro, Hackensack, South Hackesnsack -- The following delays 


and detour conditions prevailed last week and will continve until December, 1962: 


(more) 
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1962 
TRAFFIC CONDITIO 'S REPORT 


Bergen cont'd 

Summit Avenue is miseed from Standish Avenue in Hackensack to Grandview 
Boulevard and the southbound Route 17 ramp in Hasbrouck Heights. A detour is 
set up from the intersection of Summit Avenue and Essex Street to Polifly Road 


thence to Terrace Avenue and then back to Grandview Boulevard, 


Southbound traffie on Route 17 between Maywood Avenue and the Terrace Avenue 


ramp will encounter slight delavs while drainage work continues. 
os oO MA je 


Southbound traffic on Route 17 in Hackensack will be guided arcund the old 


Summit Avenue bridge during demolition operations. 


Route 80, South Hakeensack, Teterboro -- Washington, Jackson, end Williams 
Avenues will be closed to traffic while Interstate Route 80 is under construction 
between Polifly Road in Hackensack and the Hackensack River Bridge. The con- 
dition is the same as that which prevailed last week and it will continue until 


construction is completed, 


Route 80, East Paterson -= Eastbound and westbound traffic is confined to the 
westbound lanes of Market Street in East Paterson under the new Route 80 bridge. 
The condition, which prevailed last week, will continue until the end of the 


month. 


Rout> 80, Teaneck, Ridgefield Park, Pogota -- The detour at Teaneck Road be- 
tween Arthur Street and Jasper Avenue ss well as the detour at Queen Anne Road 


between Arthur Street and Cypress Avenue will remain fron hi to 7 months, 


(more) 
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1962 
TRAFFIC CONDITIONS REPORT 


Bergen cont'd 
North Avenue will be blocked off between Seventh Street and Second Street for 
and indefinite period, The condition is the same as that which prevailed last 


weeke 


Route 95, Fort Lee -=- Edgewood Road is cut off until the bridge is built over 
Route 95. The condition is the same as that which prevailed last week and it 


will continve until December, 1962. 


Route 95, Teaneck -- Fort Lee Road is detoured between Glenwood Avenue and 
the Overpeck Creek Bridge. Glenwood Avenue is detoured between Fort Lee Road 
and Cypress Streete The condition is the same as that which prevailed last 


week and it will continue until paving operations are completed. 


Route 6, South Hackensack, Little Ferry -- There will be one lane of traffic 
in each direction from 9 asm. to p.m. during widening and resurfacing opera- 


tions. The condition will remain for about ) weeks. 


Route 80, Lodi -=- Minor delays to traffic during construction of Route 17 


overpasse The condition will continue until brirdge construction is completed. 


Route l, Teaneck -- Resurfacing operations will be performed at night with 
two way troffic maintained at all times. No work will be done before 10:30 
Peme nor after 6:30 a.m. nor prior to a holiday. The condition is the same 


as that which prevailed last weeke 


(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Bergen cont'd 
Route , Paramus -- Traffic will be reduced to one lane at times due to the 
movement of construction equipment while a pedestrian fence is being installed 


on the barrier. No interference at nirht or on weekendse 


Bergen=-Passaic 

Route 80, Paterson, East Paterson -- Barricades and markers are in place to 
guide two way traffic around the constr»ction area west of Lakeview Avenue. 
The condition is the same<s that which prevalled last week and it will con- 


tinue for )} months. 


Route 20 traffic is diverted to a portion of new relocated Route 20 east of 
the existing Rovte 20 which passes over new Route 80. The condition, which 


prevailed last week, will continue forabout 2 months longer. 


Burlington 

Route 295, Mount Laurel Township -- Traffic will be guided around the con- 
struction area while the bridge carrying Route 73 over new Route 295 is being 
built. The condition is the same as that which prevailed last week and it will 


continue until May, 1963. 


Route 38 (South Pemberton Road) Southhampton, Easthampton, Lumberton and 
Mount Holly -- Traffic will be reduced to one lane with occasioral inter- 
ruptions for short vericds while equipment is being moved. There will be 
no detours. The condition is the same as that which prevailed last week and 
st will continue until December, 1962. 


(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Burlington=-Camden 

Route 130, Burlington, Edgewater Park, Delanco, Delran, Levittown, Cinnaminson, 
Pennsauken -- Traffic will be reduced from the normal flow of two lanes in each 
direction to one lane in the various areas of construction throughout the en= 
tire project. The normal two lanes in each direction will be resumed on 
Sundays. The condition is the same as that which prevailed last week and it 


will continue until the end of the year. 


Canden 
Route 295, Barrington, Lawnside, Tavistock, Delaware Township -- The detour at 
Kresson Road is still in effect while the bridge carrying Kresson Road over 
new Route 295 is under constructions The condition, which prevailed last week, 


will continue for another 10 days. 


Cumberland 
Route 17, South Second Street, Millville -~ Minor delays at times during re- 


surfacing operations. No interference at night or on weekends. 


Hudson 

Route 3, Secaucus -- Occasional delays to traffic due to roadway construction 
operations while Route 3 eastbound is widened as part of the work on the 
approaches to the new Hackensack River Bridge. The condition, which pre- 


vailed last week, will continue for about 2 weeks longer. 


Hunterdon 
Route 165, Lambertville -- Minor delays to traffic during widening and re- 


(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Hunterdon cont'd 
surfacing operations between Route 29 and Route U.S. 202. The condition is 


the same as that which prevailed last week. 


Mercer 
Route 29, West of the Trenton City Line -- Utility Company installing pipeline. 
There will be minor delays but no interference at night or on weekends. The 


condition is the same «s that which prev4iled last week, 


Route 69, Between Ewingville and Pennington -- Utility Company installing sanitary 
sewer line, Occasional minor delays to traffic. The condition is the same as 


that which prevailed last week. 


Mercer~!iddlesex 
Route 130, Hightstown to Cranbury -- Utility Company installing pipeline on 
the southbound lane. Some delays due to the reduction of traffic to one lane. 


No interference at night or on weekends. 


Middlesex 
Route 18, East Brunswick -- During construction of bridges north of Milltown 
Road and north of Cranbury-South River Turnpike there will be delays to traffice 


The condition will continue until bridges are completed. 


Route U.S. 1, Edison Township, City of New Brunswick ~- During resurfacing 
operations and construction of new barrier curb, Raritan River Bridge traffic 
will be restricted to a single lane in each direction from Leo Street to the 


south end of the bridge. 
(more ) 
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162 
TRAFFIC CONDITIONS REPORT 


Middlesex cont'd 
During construction of barrier curb on Route U.S. 1, traffic will be restricted 
from 3 to 2 lanes in both directions from Plainfield Avenue to Leo Street. This 


condition will continue for 2 weeks during working hours from 8 aeme to ):30 DeMe 


Route 287, Metuchen, Edison Township ~= Atlantic Avenue has been closed to 
traffic for a period not to exceed 2 months. The condition is the same as 


that which prevailed last week. 


Route 287, South Plainfield, Edison Township -~ Traffic on New Durham Road will 
be diverted around the construction area. The condition, which prevailed last 


week, will continue for another 3 weeks. 


Route 287, Metuchem, Edison Township -- Main Street and Route 1 traffie will 
be diverted around the construction area until new Route 287 bridge is com- 
pleted. The condition, which vrevailed last week, will continue for to 5 


months e 


Monmouth 
Routes 35 and 3h, Wall Township and Brielle -- Minor delays to traffic during 
pavement removal from Route 72 to the Brielle City Line. The condition will 


continue for about 2 weeks. 


Route 35, Eatontown -- Slow down of southbound traffic dumng daylight con- 
struction hours between Shrewsbury Avenue and the Fort Monmouth entrance gate 
while widening operations are underway. The condition, which prevailed last 


week, will continue for 2 to ) weeks longer. 
(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Somerset 
Route 28, Bridgewater -- Traffic will be directed through the construction area 
during widening operations. The condition, which prevailed last week, will 


continue for another week. 


Route 287, Bedminster Township -= Motorists may encounter minor delays on 
Routes U.S. 202 and 206 between Bedminster and Pluckemin due to the movement 
of construction equipment. The condition is the same as that which prevailed 


last weeke 


Route 287, Bridgewater Township -= Woodlawn Avenue is closed to through traffic. 
Residents on Woodlawn Avenue will have access to their homes. Woodlawn Avenue 
extends from Route 202 to North Bridge Street. The condition, which prevailed 


last week, will continue for another week. 


Route 22, Bridgewater, Greenbrook «= General interference may be expected for 
approximately 2 weeks from Middle Brook to Washington Avenue during paving 


operations. 


Route 287, Bridgewater, Bedminster -- Cedar Brook Road is closed to traffic 
during construction of Interstate Route 287. An overpass will be constructed 
for Cedar Brook Road and should be completed some time in the late spring of 


1963. The condition will continue for about 6 months. 


(more ) 
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Traffic Conditions Report 


STATE HIGHWAY DEPARTMENT 


Bureau of Public Information 
| Trenton 25, New Jersey 
TU xedo 2- 3000 


RELEASE FRIDAY NOVEMBER 16 WEEK OF NOVEMBER 17 + NOVEMBER 23 


Trenton, Nov. 16 - The New Jersey State Highway Department, as part of a con- 
tinuing service to the public, today issued a list of locations within the 
State where road construction and maintenance may cause interference to 


motorists during the week of November 17 = November 23 


Atlantic 

Route U.S. 30, Absecon -- There will be a short detour adjacent to the existing 
Shore Road which will channel traffic around the bridge construction area. The 
condition is the same as that which prevailed last week and will continue until 


May, 1963. — 


Bergen 
Route , Hackensack, Teaneck -- Westbound traffic on the Hackensack River 
Bridge will be directed to the center lanes during reconstruction of the north 


Side of the bridge. The condition will continue for approximately 3 weeks. 


Route 80, East Paterson -- Eastbound and westbound traffic is confined to the 
westbound lanes of Market Street in East Paterson under the new Route 80 Bridge. 
The condition, which prevailed last week, will continue until the end of the 
month. 


(more ) 
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1962 
TRAFFIC CONDITIONS REPCRT 


Bergen cont'd 

Route 80, Teaneck, Ridgefield Park, Bogota -- The detour at Teaneck Road be- 
tween Arthur Street and Jasper Avenue as well as the detour at Queen Anne Road 
between Arthur Street and Cypress Avenue will remain from ) to 7 months. 
North Avenue will be blocked off between Seventh Street and Second Street for 
an indefinite period. The condition is the same as that which prevailed last 


weeke 


Route 95, Fort Lee =~ Edgewood Road is cut off until the bridge is built over 
Route 95, The condition is the same as that which prevailed last week and it 


will continue until December, 1962. 


Route 95, Teaneck -- Fort Lee Road is detoured between Glenwood Avenue and the 
Overpeck Creek Bridge. Glenwood Avenue is detoured between Fort Lee Road and 
Cypress Street. The condition is the same as that which prevailed last week 


and it will continue until paving operations are completed. 


Royte 46, South Hackensack, Little Ferry -- There will be one lane of traffic 
in each direction from 9 asm. to l p.m. during widening and resurfacing opera- 


tionse The condition will remain for about 5 weeks. 


Route 80, Lodi, Teterboro, Hackensack, South Hackensack -~ The following delays 


and detovr conditions prevailed last week and will continue until December, 1962: 
Summit Avenue is closed from Standish Avenue in Hackensack to Grandview 


(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Bergen cont'd 
Boulevard and the southbound Route 17 ramps in Hasbrouck Heights. A detour 
is set up from the intersection of Summit Avenue and Essex Street to POL ly. 


Road thence to Terrace Avenue and then back to Grandview Boulevards 


Southbound traffic on Route 17 between Maywood Avenue and the Terrace Avenue 


ramps will encounter slight delays while drainagework continues. 


Southbound traffic on Route 17 in Hackensack will be guided around the old 


Summ t Avenue Bridge during demolition operations. 


Route 80, South Hackensack, Teterboro -- Washington, Jackson, and Williams 
Avenues will be closed to traffic while Interstate Route 80 is under construction 
between Polifly Road in Hackensack and the Hackensack River Bridge. The con- 


dition is the same as that which prevailed last week and it will continue until 


construction is completed. 


Route 80, Lodi -~ Minor delays to traffic during construction of the Route 17 


overpass. The condition will continue until bridge construction is complete « 


Route , Teaneck ~= Resurfacing operations will be performed at night with 
two way traffic maintained at all times. No work will be done before 10:30 PaMe 


nor after 6:30 a.m. nor prior to a holiday. The condition is the same as that 


which prevailed last week. 


(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Bergen cont'd 


Route ), Paramus -- Traffic will be reduced to one lane at times due to the 
movement of construction equipment while a pedestrian fence is being installed 


on the barrier. No interference at night or on weekends. 


Bergen~Passaic 
Route 80, Paterson, East Paterson -- Barricades and markers are in place to 
guide two way traffic around the construction area west of Lakeview Avenue. 


The condition is the same as that which prevailed last week and it will con- 


tinue for h months, 


Route 20 traffic is diverted to a portion of new relocated Route 20 east of 
the existing Route 20 which passes over new Route 80. The condition, which 


prevailed last week, will continue for aout 2 months longer. 


Burlington 

Route 295, Mount Laurel Township -- Traffic will be guided around the con- 
struction area while the bridge carrying Route 73 over new Route 295 is being 
built. The condition is the sameas that which prevailed last week and it 


will continue until May, 1963. 


Route 38, (South Pemberton Road) Southhampton, Easthampton, Lumberton and 
Mount Holly -- Traffic will be reduced to one lane with occasional inter- 
ruptions for short periods while equipment is being moved. There will be 

no detours. The condition is the same as that which prevailed last week and 
it will continue until December, 1962. 


(more ) 
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ee 
TRAFFIC CONDITIONS REPORT 


Burlington-Camden 

Route 130, Burlington, Edcewater Park, Delanco, Delran, Levittown, Cinnaminson, 

Pennsauken -- Traffic will be reduced from the normal flow of two lanes in each 

direction to one lane in the various areas of construction throughout the entire 
project. The normal two lanes in each direction will be resumed on Sundays. 

The condition is the same as that which prevailed last week and it will continue 


until the end of the year. 


Camden 
Route 295, Barrington, Lawnside, Tavistock, Cherry Hill -- The detour at 
Haddonfield-Berlin Road has been @iscontinued due to completion of the bridge 


carrying Haddonfield-Berlin Road over Route 295, 


The detour at Kresson Road is still in effect while the bridge carrying 
Kresson Road over new Route 295 is under construction. The condition, which 


prevailed last week, will continue for another ten days « 


Hudson 

Route 3, Secaueus =~ Occasional delays to traffic due to roadway excavation 
while Route 3 eastbound is widened as part of the work on the approaches to 

the new Hackensack River Bridge. The condition will continue for approximately 


3 weeks. 


Hunterdon 
Route 165, Lambertville -- Minor delays to traffic during widening and re 
surfacing operations between Route 29 and Route U.S. 202. The condition is 


(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Hunterdon cont'd 


the same as that which prevailed last weeks 


Mercer 
Route 29, West of the Trenton City Line ~- Utility Company installing pipe- 


line. There will be minor delays but no interference at night or on weekends. 


Route 69, Between Ewingville and Pennington -- Utility Company installing 
Sanitary sewer line. Traffic will be restricted to one lane. The condition 


is the same as that which prevailed last week. 


Mercer-liddlesex 
Route 130, Hightstown to Cranbury -- Utility Company installing pipeline on 
southbound lane. Some delays due to reduction of traffic to one lane. No 


interference at night or on weekends. 


Middlesex 
Route 18, East Brunswick -- During construction of bridges north of !filltown 
Road and north of Cranbury-South River Turnpike there will be delays to traffic. 


The condition will continue until bridgegare completes 


Routes U.S. 1, Edison Township, City of New Brunswick -- During resurfacing 
operations and construction of new barrier curb, Raritan River Bridge traffic 
will be restricted to a single lane in each direction from Leo Street to the 


south end of the bridge. 


(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Middlesex cont'd 

During construction of barrier curb on Route U.S. 1 traffic will be restricted 
from 3 to 2 lanes in both directions from Plainfield Avenue to Leo Street. 
This condition will continue for 3 weeks during working hours from 8 asm. to 


230 Pele 


Route 287, Metuchen, Edison Township -- Atlantic Avenue has been closed to 
traffic for a period not to exceed 2 months. The condition is the same as 


that which prevailed last week. 


Route 287, South Plainfield, Fdison Township -- Traffic on New Durham Road 
will be diverted around the construction area. The condition, which prevailed 


last week, will continue for another 3 weeks. 


= 


Route 287, Metuchen, Fdison Township -- Main Street and Route 1 traffie will 
be diverted around the construction area until the new Route 287 bridge is 
complete. The condition, which prevailed last week, will continue for about 


h to 5 months. 


Monmouth 
Routes 35 and 34, Wall Township and Brielle -- “inor delays to traffic will 
result from pavement removal operations from Rovte 72 to the Brielle City Line. 


The condition will continue for about 3 weeks. 


Route 9, Freehold -- Slight delays to traffic during construction operations. 


The condition, which prevailed last week, will continue for another week. 


(more ) 
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1962 
TRAFFIC CONDITIONS REPORT 


Monmouth cont'd 
Route 35, Eatontown -- Slow down of southbound traffic during daylight con- 
struction hours between Shrewsbury Avenue and the Fort Monmouth entrance gate 


while widening operations are underway. The condition, which prevailed last 


week, will continue for 2 to weeks longer, 


Morris 


Route 80, Mount Olive, Roxbury, Borough of Netcong -- Minor delays to traffic 


during paving operations on the westbound roadway of Route U.S. 6. The con~ 


dition will remain for 1 week, 


Somerset 


Route 28, Bridgewater -- Traffic will be directed through the construction area 
during bridge widening operations. The condition, which prevailed last week, 


will continue for 2 weeks longer. 


Route 287, Bridgewater Township -- Woodlawn Avenue is closed to Lerough. trar fic, 
Residents on Woodlawn Avenue will have access to their homes. Woodlawn Avenue 
extends from Rovte 202-206 to North Bridge Street. The condition, which pre- 


vailed last week, will continue for 2 weeks Longer « 


Route 22, Bridgewater, Creenbrook -~ General interference maybe expected for 
approximately two weeks from Middle Brook To Washington Avenue during paving 


operations. 


(more ) 
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1962 
TRAFFIC CO’DITTONS REPORT 


Somerset cont'd 

Route 287, Bedminster Township -- Motorists may encounter minor delays on 
Routes 202 and 206 between Bedminster and Pluckemin due to moving of con- 
struction equipment. The condition is the Same as that which prevailed last 


week. 


Route 287, Bridgewater, Bedminster == Cedar Brook Road is closed to traffic 
during construction of Interstate Route 287. An overpass will be constructed 
for Cedar Brook Road and should be complete some time in the late spring of 


19635 The condition will contime for about 6 months, 


Routes U.S. 1 and 9, Linden -~ Traffic will be delayed during construction of 
center island on the Morse's Creek Bridge. At least two lanes of traffic will 
be open in each direction at all times. All work is being verformed at night 

between the hours of 6 pem. and 6 a.m. The condition will continue for an- 


other 2 weeks, 


Route 27, Rahway, Linden, Elizabeth, Roselle -~ Occasional restriction of traffic 
during widening operations. There will always be at least one lane of traffic 


in each direction. The condition is the Same as that which prevailed last week, 


#; AJL AL IL ! 
TUT GT 


~ a URAC fas 


or ae 
salaooone Yam oe 


4 


a 


. 


ie Ao Te 


Gh! . 
’ 


sf eyh plow Sid Ban resénbnbait eoul ad: aos 


‘rity todd 26 smne ees ak no iditios oAT 


Te pee, “0 
. ren ALR tigers 
~ ior ieiins tase, A 
( i 
‘ ‘ a 
: 
ie Sena re 
, Pe Se. 
Mi ~ Wala 
= 
' ; F ‘ iP 
om Le Peres py 
4 Ly fs dy ty 
. voet rue 
’ - . 
av 2 ~ere a y > 
= ’ : dod 
. . 
4 
‘ 
* i ip ve 
ny a . oe 
‘ ’ r 
z . 
: r 
> >i 
w, 
7 ; 
rs 
‘ , 
0%; 
, 
ae 
on F. rea ¢ 
ay 
’ ~ ~v ae 
> bv a ‘ 7 
; j ' 
: 7 i 2 
* ‘ , t % _" 
¥ GSA L fs Pea 


a oS as . fy v i ah Ne me of Say Blots 


“ . 3 cr . t 
~ ry Tilad ory Fabes Sci : a. 
ef : wh se wee Rona Des 


at beoil Xoo’ rehed «= xsdeninbell e“Todevoabh ina ¥8 


re aes 
che, 


frie sis a Nir a pt te ‘ fe ve 8 fu se te Ps or ae 


. . 9 . 
starved Do nokrs 


hc 2 ge Ath: ‘ 4 7 ie OR teendreams 5 * M 
? wl greece ey § . ol eee @ ¢ a 
if Onl? Spe sd noo s@ bivod: beok who 
: Soe ae 
e om . C1 hp * 
a Aor 
ole UE met yer a 
{ ¢ = wal ( * | 
2 
me 
“ A ‘ 
ak . 
: ie 
TOS: LIA 
yee? 
[ et ba 108 Mi 
penn Mrs ait 
E a» Re “= io} ti) 
ont 2 as - 
a6 1 } nF 4 Ft 
itis. Sais vs re 
n i WO WG 
a} 
ot) 
Wales 
i ¥ 
i 


eee PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 1962 
Route 280 
Demolition - BIDS 


Essex County 


Trenton, Nove 15 = The Interstate Wrecking Company Inc., of Springfield, N.J., 
Submitted the lowest of 3 bids received today by the New Jersey State Highway 
Department on its first Interstate Route 280 contract for demolition of build- 


ings in West Orange, Essex County. The Springfield, N.J. firm bid SLT 5900» 


The demolition work will be done between Whittingham Place and Northfield Ave, 


| A total of 16 buildings facing Wheeler Street in the block-long stretch will 


be removed under the contract. The path of the superhighway within the work- 


site ranges in width from about 100 feet to S00 feet. 


In recounting the history of the Essex East-West Freeway portion of Interstate 
| Route 280, a spokesman explained the superhighway will solve the problem which 
has plagued Essex County for decades -- providing a traffic artery between 


Newark and the Oranges. 


The entire route, to be about 17 miles long, will extend from Interstate Route 


95 in Kearny to Interstate Route 80 in Parsippany ~ Troy Hills Township in 


Morris County. 


Planning of the route began in 1957 following the proposal of the Highway De~ 
partment that the east-west highway be designated part of Interstate and 


Defense Highways. This proposal was accepted by the Federal Bureau of Public 


RoadsSe 


| It was mentioned that right-of-way purchase and planning is progressing in 


the effort of the Livingston-West Orange Line. 
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26 
1962 
Route 280 


Demolition » BIDS 
Essex County 


Other bidders were: Glen Ridge Construction Coe, Glen Ridge, N.J., $28,179 


and Whippany Construction Co., Ince, Hanover, N.J. $31,500. 


A schedule of 35 working days has been set for the demolition project with the 
Federal Covernment paying 90% of the costs and New Jersey 10%. All bids will 
be reviewed by engineers in the New Jersey Highway Department and the Federal 


Bureau of Public Roads before the contract is awarded. 
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oe Oe PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 
IMMEDIATE RELEASE 1962 


Route 6 = BIDS 
Bergen County 


Trenton, Nove 15 = Schiavone Construction Coe, Inc., of Secaucus, N.J., sub- 
mitted the lowest of 6 bids received today by the New Jersey State Highway 


Department for modernizing the Route 6 - 17 Interchange in Bergen County. 


The Secaucus firm bid $)96,86).59.4 


The contract calls for widening the 900~foot section of Route 16 bridge and 


its approaches. The bridge spans Green Street in Teterboro and the New Jersey= 
| 
and-New York Railroad in Hasbrouck Heights. 


Department traffic studies indicate the need for increasing the capacity of 
| Route 46 in the interchange area to handle the average volume of 50,000 vehicles 
per day traveling the highway. Route 17 in the same area is handling about 


| 40,000 cars and trucks a day. 


| A Department spokesman said the bridge project will be done in stages to 
minimize traffic delays. 


The first stace calls for removing the center island, and then the eastbound 
side of the bridge will be widened 1) feet, when traffic is shifted to the exe 


panded eastern side, the westbound side will be widened lh feet. 


| The last stage will see the existing 50-foot wide deck repaved with concrete 


in lengthwise strips so that maximum space will be provided for traffic. 


The contractor will have to work at night, generally from 8 DeMe to 6 aete, 
when only one traffic lane in each direction will be maintained. The condition 
should prevail only during the first two months of worke 
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26 
1962 


Route 6 = BIDS 
Bergen County 


The deadline for completion is June 15, 1963. The entire job is aimed for 


completion for the end of 1963. 


Construction costs will be shared by the Federal Government and New Jersey e 


All bids will be reviewed before ah award is made, 


The other bidders were: Cayuga Construction Corp., New York City, $589,318.61, 
J. F. Chapman & Son Inc., Hillside, N.J., $679,019.20, Ell-Dorer Contracting 
Coe, Irvington, N.J., 712,191.95, Public Constructors, Inc., Blackwood, N.J., 


$718,311.10; Franklin Contracting Co,, Little Falls, $659,156.18. 


iH 


| ~ot bomie si def, ottire afl »fORL gat eet et aeitelqes gol 
+ER2L W bad eid wot AOR 


stohet edt yd hernia sf tiv edeco aod 


e 
4 
4 
A 
it 
. ’ 
, 
ie 
bs 
« 
ha 
_ 
Ga 
=) 
aoe | 


,oboa ef biswe 46 e"6tad beweitex od ftltw 


LveOiigéoce ,utiv taoT well g.0%09 mo bforsene) spuyed tegen eiaahid 


| acidoettmo verodeEfd ,O% uO eto) gobs” pebtellih .sonT ame 8 aga 


vy 


| 2% bel 2! MIOW GALS we pee * Sts eto0 olidg! . ots Ri, Sits. <7 Lay if atin dy 
! 


* hs 7 ~ F a 
poLetcl RG) .etlisl eltzhi ..09 atitcestaa) ahiinedd 70ly 


TARAS 


NIDOT RESEARCH LIBRARY 


